CITY OF FAIRFIELD 


RESOLUTION NO. 2014 - 79 

RESOLUTION OF THE CITY COUNCIL APPROVING SPECIFICATIONS, 
REJECTING THE BID FROM FBD VANGUARD CONSTRUCTION, INC., AS BEING 
NON-RESPONSIVE AND AWARDING A CONTRACT TO SWANK CONSTRUCTION, 
INC., FOR THE ADA IMPROVEMENTS 2014 - RANCHO SOLANO SUBDIVISION 

PROJECT 

WHEREAS, the bid opening for the ADA Improvements 2014 - Rancho Solano 
Subdivision Project took place on April 23, 2014; and 

WHEREAS, the bid from FBD Vanguard Construction, Inc., has been reviewed and 
determined to be non-responsive for the reasons described in the agenda report for this 
item; and 

WHEREAS, Swank Construction, Inc. is the lowest responsive and responsible bidder 
for the reasons also described in the agenda report, in the amount of $264,663.00; and 

WHEREAS, staff has reviewed the bid from Swank Construction, Inc., and found it to be 
in order. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 

Section! The specifications for the ADA Improvements 2014 - Rancho Solano 
Subdivision Project are hereby approved. 

Section 2. The City Manager is authorized to enter into a contract with Swank 
Construction, Inc., for the ADA Improvements 2014 - Rancho Solano Subdivision 
Project in the amount of $264,663.00. 

Section 3. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 4. The City Manager is hereby authorized to implement the above-mentioned 
contract and escrow agreement. 
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PASSED AND ADOPTED this 20th 
AYES: COUNCILMEMBERS: 

NOES; COUNCILMEMBERS; 

ABSENT: COUNCILMEMBERS: 

ABSTAIN: COUNCILMEMBERS; 


day of May 2014, by the following vote; 


PriceA/accaro/Bertani/Mov/l 




None 



ATTEST: 




CITY OF FAIRFIELD 
STATE OF CALIFORNIA 

PROPOSAL 

ADA IMPROVEMENTS 2014-RANCHO SOLANO SUBDIVISION 

To the City Clerk of the City of Fairfield: 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to 
furnish all materials, labor, equipment, and perform all the work in strict accordance with said 
plans, specifications, and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within fifteen 
(15) working days of receipt of such notice execute a formal contract agreement with the City of 
Fairfield, with necessary bonds and certificate and city standard form endorsement of insurance. 
He also agrees that, in the case of default in executing the contract, the proceeds of the check 
or bond accompanying his bid shall become the property of the City of Fairfield. 

The bidder agrees that, if awarded the contract, he will commence the work upon written notice 
to proceed and shall diligently prosecute the same to completion before the expiration of 20 
working days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, 
and for each lump sum item a total for the item, all in clearly legible figures in the respective 
spaces provided for this purpose. In the case of unit basis items, the amount set forth under the 
"Total" column shall be the extension of the item price bid on the basis of the estimated quantity 
for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the 
item price shall prevail, provided, however, if the amount set forth as an item price is ambiguous, 
unintelligible or uncertain for any cause, or is omitted, or is the same amount as the entry in the 
"Total" column, then the amount set forth in the "Total" column for the item shall prevail and shall 
be divided by the estimated quantity for the item and the price thus obtained shall be the item 
price. 

The following quantities are approximate only, being given as a basis for the comparison of bids, 
and the City of Fairfield does not expressly or by implication agree that the actual amount of 
work will correspond therewith and reserves the right to increase or decrease the amount of any 
portion of the work or to omit portions of the work as may be deemed necessary or advisable by 
the Engineer. The undersigned further agrees to accept the aforesaid unit bid prices in 
compensation for any additions or deductions caused by variation in quantity due to more 
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accurate measurement or by any changes or alterations in the plans or specifications of the 
work. 
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ADA IMPROVEMENTS 2014-RANCHO SOLANO SUBDIVISION 


Item 

No. 

Item of Work 

Unit 

Quantity 

Item 

Price 

Total Price 

1 

STORM WATER POLLUTION PREVENTION 

LS 

1 



2 

MOBILIZATION 

LS 

1 



3 

TRAFFIC CONTROL & CONSTRUCTION SIGNAGE 

LS 

1 



a 

DEMOLITION AND REMOVALS 

LS 

1 


r/.2^o' 

5 

UPGRADE ACCESSIBLE RAMP 

EA 

65* 


I MO ' 

6 

NEW ACCESSIBLE RAMP 

EA 

T 

^roo 

WSBSSm 


Quantities are approximated for bidding purposes. 


Total = 


Bidder shall complete this form legibly and in its entirety. An incomplete form shall be 
grounds for disqualification of the bid. 






































ADA IMPROVEMENTS 2014-RANCHO SOLANO SUBDIVISION 


DESIGNATION OF SUBCONTRACTORS 


In accordance with Section 5 of the General Provisions for this contract, the following list of 
subcontractors is submitted with the proposal and made a part thereof. The bidder shall note 
that he/she shall perform with his own organization at least 50% of the work with the 
remainder of the work performed by sub-contractors. 


If the Contractor fails to specify a subcontractor for any portion of the work to be performed 
under the contract, he shall be deemed to have agreed to perform such portion himself, and he 
shall not be permitted to subcontract that portion of the work except under the conditions 
hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was 
designated in the original bids shall only be permitted in cases of public emergency or necessity, 
and then only after receiving written approval from the Engineer. 

The name and location of the shop or office of each subcontractor who will perform work or labor 
or render service to the Contractor in or about the construction of the project and that portion of 
the work to be performed by the subcontractor is as follows: 


Subcontractor's Name and Address 

Sub-contractor 
License Number 

Portion of Work or Item(s) 
of work to be performed 

Percent 
of Total 




msi 









2) 












3) 












4) 













Note: Attach additional sheets if required 
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NONCOLLUSION AFFIDAVIT TO BE EXECUTED BY BIDDER 
AND SUBMITTED WITH BID 


E _, being first duly sworn, deposes and says that he or she is 

~Xr.c^. 

the party making the foregoing bid, that the bid is not made in the interest of, or on behalf of, any 
undisclosed person, partnership, company, association, organization, or corporation; that the bid 
is genuine and not collusive or sham; that the bidder has not directly or indirectly induced or 
solicited any other bidder to put in a false or sham bid, and has not directly or indirectly colluded, 
conspired, connived, or agreed with any bidder or anyone else to put in a sham bid, or that 
anyone shall refrain from bidding; that the bidder has not in any manner, directly or indirectly, 
sought by agreement, communication, or conference with anyone to fix the bid price of the 
bidder or any other bidder, or to fix any overhead, profit, or cost element of the bid price, or of 
that of any other bidder, or to secure any advantage against the public body awarding the 
contract of anyone interested in the proposed contract; that all statements contained in the bid 
are true; and further, that the bidder has not, directly or indirectly, submitted his or her bid price 
or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, or paid, and will not pay, any fee to any corporation, partnership, company association, 
organization, bid depository, or to any member or agent thereof to effectuate a collusive or sham 
bid. 


I certify (or declare) under penalty of perjury under the laws of the State of California that the 
foregoing is true and correct. 



NOTE: THIS FORM MUST BE NOTARIZED. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 




County of_ 

On (Vfif 




} 


before me, 


Pkfoii^ 


Here insert Name and Tttl4 of the Officer 


personally appeared ^ • 'J'\i](uJ^ 





r 


RHONOA HUNT 
Commission # 2048S17 
Notary Public • California 
Solano County Z 
JJjrCommj^j^iresOec^^Oin 




RHONDA HUNT 
Commission # 2048S17 
Notary Public • CaUtomia 
Solano County 


sfwy soiano county sr 
My Co mm, Expires Dac 6,20171 



Name(s) of Signerfs) 


who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal 


Place Notary Seal Above 


Signature. 

OPTIONAL - 




Signature of Notary Public 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document. 


Description of Attached Document 

f\nTCci]iA^>r^ 


Title or Type of Document: 
Document Date;_ 


Number of Pages:. 


Signer(s) Other Than Named Above: 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner— □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 

Signer Is Representing:_ 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): 


RIGHTTHUMBPRINT 
OF SIGNER 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

n Other: 

RIGHTTHUMBPRINT 
OF SIGNER 

Top of thumb here 

Top of thumb here 


Signer Is Representing: 






© 2007 National Notary Association • 9350 De Soto Ave., RO. Box 2402 • Chatsworth, CA 91313-2402 • www.NationalNotary.org Item #5907 Reorder: Call Toll-Free 1 -800-876-6827 





SuJ^V- ^ -Iaac. 

Name of Firm 


^ixx &uuvf;?h. 

Business Address 


HA.. \f,4^N/:i(«L ^ cA 
qut'T 


^ 007 ) 

Phone Number 



Contractor's License: 

a. Class: _ B A _ 

b. Number: _ 

c. Expiration Date: 3 /3 > / 

FEI Number: hlT-OI _ 

If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or 
names of all partners. 


S _C 

Gxivt,^ d— 6 
- G>J 2 jr^[A. b TiJUiAJir\k- 

cL SLJa-y\L 
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Premium; Included 


BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

VWEREAS the City of Fairfield ('‘City") has issued an invitation for bids for the work described 
as follows: 

ADA IMPROVEMENTS 2014 -RANCHO SOLANO SUBDIVISION 

WHEREAS Swank Construction, Inc. 

_ 222 Bella Vista Road, Vacaville, CA 95687 _ 

(Name and address of Bidder) ' 

(“Contractor”) desires to submit a bid to City for the work. 

WHEREAS, bidders are required under the provisions of the California Public Contract Code 
to furnish a form of bidder's security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Travelers Casualty and Surety Company of America _ 

100 California Street, #300, San Francisco, CA 94111 _, 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, 

are held and fimnly bound unto City in the penal sum of Ten Percent _ 

_ of Amount Bid ___ 

Dollars (S 10%- ) . being not less than ten percent (10%) of the total 

bid price, in lawful money of the United States of America, for the payment of which sum well 
and truly to be made, we bind ourselves, our heirs, executors, administrators, successors, 
and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS .SUCH THAT, if the hereby bounded Contractor 
is awarded a contract for the work by City and, within the time and in the manner required by 
the bidding specifications, enters into the written form of contract included with bidding 
specifications, furnishes the required bonds, one to guarantee faithful performance and the 
other to guarantee payment for labor and materials, and furnishes the required insurance 
coverages, then this obligation shall become null and void; otherwise, it shall be and remain 
in full force and effect. 

In case suit is brought upon this bond. Surety further agrees to pay all court costs incurred by 
City in the suit and reasonable attorneys' fees in an amount fixed by the court. Surety hereby 
waives the provisions of California Civil Code § 2845. 
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IN WITNESS WHEREOF, this instrument has been duly executed by Contractor and Surety, 
on the date set forth below, the name of each corporate party being hereto affixed and these 
presents duly signed by its undersigned representative(s) pursuant to authority of its 
governing body. 


Dated: April 21, 2014 


“Contractor” 

Swank Construction, Inc. 


By:_ 

Title 


“Surety” 

Travelers Casualty and Surety 
Company of America 


By: ^ 

Title Richard L. Milsner 
Attorney-in-Fact 


By:_ 

Title 



{Seal) (Seal) 

Note: This bond must be dated, all signatures must be notarized, and evidence of the authority of any person signing as 
attomey-in-fact must be attached. 
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WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 


TRAVELERSJ 


POWER OF ATTORNEY 

Farmington Casualty Company 

Fidelity and Guaranty Insurance Company 

Fidelity and Guaranty Insurance Underwriters, Inc. 

St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


Attorney-In Fact No. 


222106 


Certificate No. 


003480363 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company and St. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the laws of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the laws of the State of Maryland, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the laws of the State of Iowa, and that Fidelity and Guaranty Insurance Underwriters, Inc., is a corporation duly organized under the laws of the State of Wisconsin 
(herein collectively called the ‘"Companies”), and that the Companies do hereby make, constitute and appoint 

Richard L. Milsner, and Susan Calvert 


of the City of Wainnt rreek _, State of_C a li for nia_»their true and lawful Attomey(s)-in-Fact, 

each in their separate capacity if more than one is named above, to sign, execute, seal and acknowledge any and all bonds, recognizances, conditional undertakings and 
other writings obligatory in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or permitted in any actions or proceedings allowed by law. 


IN WITNESS WHEREOF, the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this ^ 
davof February 2010 ^ 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St, Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


1^8 2 loj 




*«CQBFaWTa)t 

• ^951 i 








Ui-SEiL.^i 

. 



HMITF0fl0,P| 
, CSONN. /el 






State of Connecticut 
Citv of Hartford ss. 


i Thompson, Senior Tice President 


On this the _day of ^Gbruary _ ^ , before me personally appeared George W. Thompson, who acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty Insurance Underwriters, 
Inc., St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company, Travelers Casualty and Surety 
Company, Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do, 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2011. 




C. 


• Marie C. Tetreault, Notary Public 


58440-4-09 Printed in U.S.A. 


WARNING: THIS POWER OF ATT' 
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WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 


This Power of Attorney is granted under and by the authority of the following resolutions adopted by the Boards of Directors of Farmington Casualty' Company, Fidelity 
and Guaranty Insurance Company. Fidelity and Guaranty Insurance Underwriters, Inc., St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance 
Company, St. Paul Mercury Insurance Company, Travelers Casualty and Surety Company, Travelers Casualty and Surety' Company of America, and United States 
Fidelity and Guaranty Company, which resolutions are now in full force and effect, reading as follows: 

RESOLVED, that the Chairman, the President, any VTce Chairman, any Executive Vice President, any Senior Vice President, any Vice President, any Second Vice 
President, the Treasurer, any Assistant Treasurer, the Corporate Secretary or any Assistant Secretary may appoint Attorneys-in-Fact and Agents to act for and on behalf 
of the Company and may give such appointee such authority as his or her certificate of authority may prescribe to sign with the Company’s name and seal with the 
Company’s seal bonds, recognizances, contracts of indemnity, and other writings obligatory in the nature of a bond, recognizance, or conditional undertaking, and any 
of said officers or the Board of Directors at any time may remove any such appointee and revoke the power given him or her; and it is 

FLTITHER RESOLVED, that the Chairman, the President, any Vice Chairman, any Executive Vice President, any Senior Vice President or any Vice President may- 
delegate all or any part of the foregoing authority to one or more officers or employees of this Company, provided that each such delegation is in writing and a copy 
thereof is filed in the office of the Secretary; and it is 

FLTtTHER RESOLVED, that any bond, recognizance, contract of indemnity', or writing obligatorv' in the nature of a bond, recognizance, or conditional undertaking 
shall be valid and binding upon the Company when (a) signed by the President, any Vice Chairman, any Executive Vice President, any Senior Vice President or any Vice 
President, any Second Vice President, the Treasurer, any Assistant Treasurer, the Corporate Secretary or any Assistant Secretary and duly attested and sealed with the 
Company’s seal by a Secretary or Assistant Secretary; or (b) duly executed (under seal, if required) by one or more Attorneys-in-Fact and Agents pursuant to the power 
prescribed in his or her certificate or their certificates of authority or by one or more Company officers pursuant to a written delegation of authority; and it is 

FURTHER RESOLVED, that the signature of each of the following officers: President, any Executive Vice President, any Senior Vice President, any Vice President, 
any Assistant Vice President, any Secretary, any Assistant Secretary, and the seal of the Company may be affixed by facsimile to any Power of Attorney or to any 
certificate relating thereto appointing Resident Vice Presidents, Resident Assistant Secretaries or Attomeys-in-Fact for purposes only of executing and attesting bonds 
and undertakings and other writings obligatory in the nature thereof, and any such Power of Attorney or certificate bearing such facsimile signature or facsimile seal 
shall be valid and binding upon the Company and any such power so executed and certified by such facsimile signature and facsimile seal shall be valid and binding on 
the Company in the future with respect to any bond or understanding to which it is attached. 

I, Kori M. Johanson, the undersigned. Assistant Secretary, of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty' Insurance 
Underwriters, Inc., St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company, Travelers Casualty and 
Surety Company, Travelers Casualty and Surety Company of America, and Unite^^St^fes Fide^ and Guan^ty Company do hereby certify that the above and foregoing 
is a true and correct copy of the Power of Attorney executed by said Compat^es^ wfaicki$ id full force lotii effect and has not been revoked. 



To verify the authenticity of this Power of Attorney, call 1-800-421-3880 or contact us at www.travelersbond.com. Please refer to the Attomey-In-Fact number, the 
above-named individuals and the details of the bond to which the power is attached. 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 




iNNAIi 


CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California I 

County of. Contra _ J 

onijpdLaUfii^ before me, v.°iL5flK fttlUMr. hkhxxJ 

• ^ Date Here Insert Ndhte and Title of the Offfcer 

personally appeared *P (ll x - _ 

J ri- Name(s) of Signer(s) 



Xn cal«rt 

Notary Public - C5l»8«^s 
Contra Costa County 

MvComnvExpiresOc^^ 201^ 

"""^^usanSSSP 



Commission # 2043416 
Notary Public - CaHfomla 
Contra Costa County 
My Comm. Expires Oct 27,20171 




Race Notary Seal Above 


who proved to me on the basis of satisfactory evidence to 
be the person^ whose namejfa^ is/afe subscribed to the 
within instrument and acknowledged to me that 
he/s ho/thoy - executed the same in his/ h e r/th e ir authorized 
capacityXies)rand that by his^ rer/tho tf signature(sf?)n the 
instrument the persoo(^^or the entity upon behalf of 
which the persop^sfacted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal. 
Signature. 


ny hand and official seal. 

emK 

Signature of Notary Public 


OPTIONAL 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 


Description of Attached Document 


Title or J[Vpe of Document:, 
Document DateT 


Signer(s) Other Than Named 


Number of Pages:. 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney In Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other: 


RIGHT THUMBPRINT 
OF SIGNER 


Signer Is Representing: 



S Name:_ 

□ Corporatebffic^r —Tltle(s):. 

□ Partner — □ LirnifeckO General 
□ Attorney in Fact 
□ Trustee 

□ Guardian or Conservator 
□ Other:_ 

Signer Is Representing:_ 


RIGHTTHUMBPRINT 
OF SIGNER 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 

County of_ '?C l _ 

On 'IC if before me, 

Date 

personally appeared ^ 


} 


:3kll 


h ■*j ^4 


S . ‘ i • 

t m w y 

2is: - 1—■ * ^—-i —A -^- 

Here Insert Name and Title of tn^ Officer 




Name(s) of Signer(s) 



RHONDA HUNT 
Conmiistion# 2048517 I 
Notary Public • CalHonria | 
Solano County | 
^ MyConun. Expiret 0 oc 6 . 2017 | 


who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


Place Notary Seal Above 


WITNESS my hand and official seal. 


Signature. 


:-r'T 


■ 




Signature of Notary Public 


OPTIONAL 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 

Description of Attached Document 

Title or Type of Document:_ .. . 

Document Date; __ 


, Number of Pages:. 


Signer(s) Other Than Named Above: 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s); _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RIGHTTHUMBPRINT 
OF SIGNER 



Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RIGHTTHUMBPRINT 
OF SIGNER 


Top of thumb here 
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ARTICLES OF AGREEMENT 


THIS AGREEMENT, made on the of _, 2014, by and 

between CITY OF FAIRFIELD, party of the first part, hereinafter called the CITY, and 
SWANK CONSTRUCTION, INC., party of the second part, hereinafter called the 
CONTRACTOR. 

It is understood Engineer representing the CITY shall be the City Engineer of Fairfield, 
acting directly or through properly authorized agents. 

WITNESSETH, that the CONTRACTOR and the CITY, for the consideration hereinafter 
named, agree as follows: 

I. SCOPE OF WORK 

The CONTRACTOR hereby agrees to furnish all of the materials and all of the equipment 
and labor necessary and to perform all of the work shown on the plans and described in 
the specifications for the project entitled: 

ADA IMPROVEMENTS 2014 -RANCHO SOLANO SUBDIVISION 

all in accordance with the requirements and provisions of the following Documents which 
are hereby made a part of this Agreement: 

a. Plans prepared for same by_NM_ 

numbered_N^_ 

and dated_N^_. 

b. Advertisement for Bids. 

c. The Accepted Bid, dated April 23, 2014 _. 

d. Instructions to Bidders. 

Specifications consisting of: 

1) - Specific Provisions. 

2) Special Provisions. 

3) General Provisions. 

4) City of Fairfield Standard Details and Specifications, 1998 edition. 

5) Standard Specifications issued by State of California, Department of 
Transportation, Division of Highways, dated July, 2006. 
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f. Performance Bond, dated ^ _, 20 / V. 

g. Labor and Material Bond, dated . ^ _> 20 /y . 


All of said documents are intended to cooperate so that any work called for in one and not 
mentioned in another, or vice versa, is to be executed and performed the same as if 
mentioned in all of said documents. Said documents, comprising the complete Contract, 
are sometimes hereinafter referred to as the Contract Documents. Should there be any 
conflict between the terms of this instrument and the bid or proposal of CONTRACTOR or 
any of the other Contract Documents, this instrument shall control. 


II. TIME OF COMPLETION 


a. The work to be completed under this Contract shall be commenced upon 
written notice to proceed. 

b. The work shall be completed within ^ working days after the date of written 
notice to proceed. 

c. Failure to complete the work within the number of days stated in this Article, 
including extension granted thereto as determined by the City Engineer, 
shall entitle the City to deduct from the monies due to the CONTF^CTOR as 
"Liquidated Damages" (LD’s) an amount equal to Five Hundred Dollars 
($500) for each calendar day or fraction thereof that expires after the time 
specified herein for the Contractor to complete the work and the facility or 
improvements are usable for its intended use. LD’s shall apply cumulatively 
and shall be presumed to be damages suffered by the City resulting from 
delay in completion of work. 

d. Liquidated Damages for delay in completion of work shall only cover 
administrative, overhead, general loss of public use damages, interest on 
bonds and lost revenues when applicable, suffered by the City as a result of 
delay. LD’s shall not cover the cost to of complete the work, damages 
resulting from defective work, costs of substitute facilities, or damages 
suffered by others who then seek to recover their damages from the City (for 
example, delay claims from other contractors, sub-contractors, tenants, or 
third-parties, and defense costs thereof). 

III. CONTRACT SUM 


a. The CITY shall pay to the CONTRACTOR for the performance of the 
Contract the amounts determined for the total number of each of the 
following units of work completed at the unit price stated thereafter. The 
number of units contained in the attached schedule is approximate only, and 
the final payment shall be made for the actual number of units that are 
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incorporated in or made necessary by the work covered by the Contract. 

b. Extra work not included in Article I, but authorized after the date of the 
Contract that cannot be classified as coming under any of the Contract units, 
may be done at mutually agreed-upon unit prices, or on a lump sum basis, 
or under the provisions of Section 6 of the General Provisions. 


ADA IMPROVEMENTS 2014 -RANCHO SOLANO SUBDIVISION 


Item 

No. 

Item of Work 

Unit 

Qty 

Item 

Price 

Total Price 

1 

STORM WATER POLLUTION PREVENTION 

LS 

1 

$3,817 

$3,817 

2 

MOBILIZATION 

LS 

1 

$12,400 

$12,400 

3 

TRAFFIC CONTROL & CONSTRUCTION SIGNAGE 

LS 

1 

$5,896 

$5,896 

4 

DEMOLITION AND REMOVALS 

LS 

1 

$56,260 

$56,260 

5 

UPGRADE ACCESSIBLE RAMP 

EA 

65* 

$2,666 

$173,290 

6 

NEW ACCESSIBLE RAMP 

EA 

2* 

$6,500 

$13,000 


Quantities are approximated for bidding purposes. 


Total = $ 264,663 

IV. PROHIBITED INTERESTS 

No employee of the City of Fairfield shall have any direct financial interest in this 
contract. This contract shall be voidable at the option of the City if this provision is 
violated. 

V. WORKERS' COMPENSATION 


Contractor hereby certifies that Contractor is aware of the provisions of Section 
3700 of the Labor Code which require every employer to be insured against liability 
for workers' compensation or to undertake self-insurance in accordance with the 
provisions of that Code, and that Contractor will comply with such provisions before 
commencing the performance of the work of this contract. 
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IN WITNESS WHEREOF, the parties have executed this Agreement the day and year first 
above written. 


WITNESS: 


CITY OF FAIRFIELD 




Bond Number: 105993286 


Premium: Included 


PAYMENT BOND 
(LABOR AND MATERIALS) 


KNOW ALL PERSONS BY THESE PRESENTS that; 

WHEREAS the City of Fairfield (“City”) has awarded to Swank Construction, Inc. 

_ 222 Bella Vista Rd. _ 

_ Vacaville, CA 95687 _ 

(Name and address of Contractor) 

(“Contractor”), a contract (the “Contract”) for the work described as follows: 

ADA IMPROVEMENTS 2014-RANCHO SOLANO SUBDIVISION 

WHEREAS, Contractor is required under the terms of the Contract and the California Civil 
Code to secure the payment of claims of laborers, mechanics, materialmen, and other 
persons as provided by law. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Travelers Casualty and Surety Company of America 

100 California Street, Suite 300, San Francisco, CA 94111 

' . . . 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as 
Surety, are held and firmly bound unto City in the penal sum of Two Hundred Sixty 

Four Thousand, Six Hundred Sixty Three Dollars _ 

Dollars ($ 264,663.00 _), this amount being not less than one hundred percent 

(100%) of the total contra^ price, in lawful money of the United States of America, for the 
payment of which sum well and truly to be made, we bind ourselves, our heirs, executors, 
administrators, successors, and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded 
Contractor, his, her or its heirs, executors, administrators, successors or assigns, or 
subcontractors shall fail to pay any of the persons named in Section 3181 of the California 
Civil Code, or any amounts due under the Unemployment Insurance Code with respect to 
work or labor performed under the Contract, or for any amounts required to be deducted, 
withheld, and paid over to the Employment Development Department from the wages of 
employees of the Contractor and subcontractors pursuant to Section 13020 of the 
Unemployment Insurance Code, with respect to work or labor performed under the 
Contract, the Surety will pay for the same in an amount not exceeding the penal sum 
specified in this bond; otherwise, this obligation shall become null and void. 
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Bond Number: 105993286 


This bond shall inure to the benefit of any of the persons named in Section 3181 of the 
California Civil Code so as to give a right of action to such persons or their assigns in any 
suit brought upon the bond. In case suit is brought upon this bond. Surety further agrees 
to pay all court costs and reasonable attorneys' fees in an amount fixed by the court. 

FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the 
work to be performed thereunder, or the specifications for the same, shall in any way 
affect its obligations under this bond, and it does hereby waive notice of any such change, 
extension of time, alteration, addition, or modification to the terms of the Contract or to the 
work or to the specifications thereunder. Surety hereby waives the provisions of 
California Civil Code §§ 2845 and 2849. 

IN WITNESS WHEREOF, two (2) identical counterparts of this instrument, each of which 
shall for all purposes be deemed an original hereof, have been duly executed by 
Contractor and Surety, on the date set forth below, the name of each corporate party 
being hereto affixed and these presents duly signed by its undersigned representative(s) 
pursuant to authority of its governing body. 

Dated: June 3, 2014 


“Contractor” 



“Surety” 


Travelers Casualty and Surety 
Company of America 


By:. 




Title Richard L. Milsner 
Attorney-in-Fact 


By:_ 

Title 


By:_ 

Title 


(Seal) 


(Seal) 


Note: This bond must be executed in duplicate and dated, alt signatures must be notarized, and evidence of 

the authority of any person signing as attomey-in-fact must be attached. 


A-9 


TRAVELERSJ 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 

POWER OF ATTORNEY 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


Attorney-In Fact No. 222106 


Certificate No. 003480386 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company and St. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the laws of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the laws of the State of Maryland, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the laws of the State of Iowa, and that Fidelity and Guaranty Insurance Underwriters, Inc., is a corporation duly organized under the laws of the State of Wisconsin 
(herein collectively called the “Companies”), and that the Companies do hereby make, constitute and appoint 

Richard L. Mllsner, and Susan Calvert 


of the City of Walnut Creek _, State of_ Ca lifo rn ia_»th^ir true and lawful Attomey(s)-in-Fact, 

each in their separate capacity if more than one is named above, to sign, execute, seal and acknowledge any and all bonds, recognizances, conditional undertakings and 
other writings obligatory in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or pennitted in any actions or proceedings allowed by law. 


IN WITNESS WHEREOF, the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this 
day of February _ 2010 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 








State of Connecticut 
City of Hartford ss, 



On this the _day of February _ ^ , before me personally appeared George W. Thompson, who acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty Insurance Underwriters, 
Inc., St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company, Travelers Casualty and Surety 
Company, Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do, 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2011. 



Yr\GL/u> C. 

^ Marie C. Tetreault, Notary Public 


58440-4-09 Printed in U.S.A. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 


County of. 


On before me, Klprt'^ 


personally appeared 


Here Insert Name and Title of the Officer 


Name{s) of Signer(s) 



SUSAN CALVERT 
Commission # 2043416 
Notary Public - California 
Contra Costa County I 
My Comm. Expiras Oct 27,20171 


who proved to me on the basis of satisfactory evidence to 
be the person(sf whose name(sf is/are-subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacityj^iesX and that by his/her/their signature(sTon the 
instrument the person;(s)C or the entity upon behalf of 
which the persoi}(8)^cted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


Place Notary Seal Above 


WITNESS my hand and official seal. 


Signature, 


Signature of Notary Public 


wi 




Though the information below is not required by !aw, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 

Description of Attached Document 


Title or Type oTDequmerit:_ 

Document Date:__ 

Slgner(s) Other Than Named AboveN- . ^ 

Capacity(ies) Claimed by Signer{s) 


, Number of Pages:. 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


IRIGHTTHUMBPRINTI 
OF SIGNER 


Top of thumb here 


Name:_ 

□ Indivldu^ 

□ CorporateGfticer — Title(s):_ 

□ Partner — □ Lirhk^ □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


I RIGHTTHUMBPRINT | 
OF SIGNER 


Top of thumb here 


Signer Is Representing:. 


Signer Is Representing:. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 




State of California 


County of. 


^Dlrtivb 


On yUj*^ 4 1 '3-61^ ' 

Date 

personally appeared 


before nne, 


hixc 


^hwiik hIu 
SliJCuJ^ 


Here Insert Name and Titi4 cf the Officer 


Name(s) of Signer(s) 



RHONDA HUNT t 

Commission # 2048517 K 

Notary Pubiic - Caiitornia 1 

Solano County g 

My Comm. Expires Dec 6. 20171 


who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 

WITNESS my hand and official seal. 


Signature. 


Signature. Vtiudr 

Place Notary Seal Above Signature of Notary Public 

- OPTIONAL - 

Though the information below is not required by law, it may prove valuabie to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 


Description of Attached Document 


Title or Type of Document; 
Document Date:_ 


Signer(s) Other Than Named Above: _ 

Capaclty(ies) Claimed by Signer(s) 


Signer's Name:_ 

□ Individual 

□ Corporate Officer — Tjtie(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:__ 



Number of Pages:. 


Top of thumb here 


Signer Is Representing:. 


Signer’s Name:__ 

□ Individual 

□ Corporate Officer — Titie(s):_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:__ 

Signer Is Representing:_ 


Top of thumb here 


© 2007 National Notary Association • 9350 De Soto Ave., RO. Box 2402 • Chatsworth, CA 91313-2402 • www.NatiQnalNotary.org Item #5907 Reorder Call Toll-Free 1-800-876-6827 








Bond Number: 105993286 
Premium: $2964.00 

PERFORMANCE BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has awarded to Swank Construction, Inc. 

_ 222 Bella Vista Rd. _ 

_ Vacaville, CA 95687 _ 

('Warns and address of Contractor) 

(“Contractor”) a contract (the “Contract”) for the work described as follows: 

ADA IMPROVEMENTS 2014 -RANCHO SOLANO SUBDIVISION 

WHEREAS, Contractor is required under the terms of the Contract to furnish a bond for 
the faithful performance of the Contract. 

NOW. THEREFORE, we, the undersigned Contractor, as Principal, and_ 

_ Travelers Casualty and Surety Company of America _ 

_ 100 Cal ifornia St., Suite 300, San Francisco, CA 94111 

' .. I.— — . -- - - j 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as 

Surety, are held and firmly bound unto City in the penal sum of Two Hundred _ 

Sixty Four Thousand, Six Hundred Sixty Three Dollars _ 

Dollars ($ 264,663.00 _)_ this amount being not less than one hundred 

percent (100%) of the total contract price, in lawful money of the United States of 
America, for the payment of which sum well and truly to be made, we bind ourselves, our 
heirs, executors, administrators, successors, and assigns, jointly and severally, firmly by 
these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded 
Contractor, his, her or its heirs, executors, administrators, successors or assigns, shall in 
all things stand to and abide by. and well and truly keep and perform all the undertakings, 
terms, covenants, conditions and agreements in the Contract and any alteration thereof 
made as therein provided, on the Contractor's part to be kept and performed, all within 
the time and in the manner therein specified, and in all respects according to their true 
intent and meaning, and shall indemnify and hold harmless City, its officers, agents, and 
others as therein provided, then this obligation shall become null and void; othenwise, it 
shall be and remain in full force and effect. 

In case suit is brought upon this bond, Surety further agrees to pay all court costs and 
reasonable attorneys' fees in an amount fixed by the court. 
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Bond Number: 105993286 


FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the 
work to be performed thereunder, or the specifications for the same, shall in any way 
affect its obligations under this bond, and it does hereby waive notice of any such change, 
extension of time, alteration, addition, or modification to the terms of the Contract or to the 
work or to the specifications thereunder. Surety hereby waives the provisions of 
California Civil Code §§ 2845 and 2849. City is the principal beneficiary of this bond and 
has all rights of a party hereto. 

IN WITNESS WHEREOF, two (2) identical counterparts of this instrument, each of which 
shall for all purposes be deemed an original hereof, have been duly executed by 
Contractor and Surety, on the date set forth below, the name of each corporate party 
being hereto affixed and these presents duly signed by its undersigned representative(s) 
pursuant to authority of its governing body. 

Dated: June 3, 2014 


“Surety” 

Travelers Casualty and Surety 


Company of America 


By:. 


Title 



Richard L. Milsner 
Attorney-in-Fact 



By:_ 

Title 


By:_ 

Title 


(Seat) 


(Seal) 


Note: This bond must be executed in duplicate and dated, all signatures must be notarized, and evidence of the 
authority of any person signing as attomey-in-fact must be attached. 
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TRAVELERSJ 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 

POWER OF ATTORNEY 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St, Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


Attorney-In Fact No. 222106 


Certificate No 


.003480385 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company, St, Paul Guardian Insurance Company and St. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the laws of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the laws of the State of Maryland, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the laws of the State of Iowa, and that Fidelity and Guaranty Insurance Underwriters, Inc., is a corporation duly organized under the laws of the State of Wisconsin 
(herein collectively called the “Companies”), and that the Companies do hereby make, constitute and appoint 

Richard L. Milsner, and Susan Calvert 


of the City of Walnut Creek _, State of_ Califnmin _, their true and lawful Attorney(s)-in-Fact, 

each in their separate capacity if more than one is named above, to sign, execute, seal and acknowledge any and all bonds, recognizances, conditional undertakings and 
other writings obligatory in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or permitted in any actions or proceedings allowed by law. 


IN WITNESS WHEREOF, the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this 
day of Pgbruary _ 2010 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insuiraitce Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 









State of Connecticut 
City of Hartford ss. 



On this the day of G ruary _ _________ , before me personally appeared George W. Thompson, who acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty Insurance Underwriters, 
Inc., St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company, Travelers Casualty and Surety 
Company, Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do, 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2011. 



C. 

^ Marie C. Tetreault, Notary Public 


58440-4-09 Printed in U.S.A. 




CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 


County of i'jCmCL i 
On vliUiVt 2-0(4^ before i 

Date 

personally appeared_ 




Here Insert Name and Title of the Officer 


Nanne{s) of Signer(s) 



SUSAN CALVERT | 
Commission # 2043416 I 

Notary Public • CaMornla | 

Contra Costa County : 

My Comm. Expires Oct 27,20171 


who proved to me on the basis of satisfactory evidence to 
be the person(sf whose name(sf is/stre-subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/theif authorized 
capacityj^ie^ and that by his/hefi#ieir signature's^on the 
instrument the personj(^ or the entity upon behalf of 
which the persorj(s)^cted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal. 


Place Notary Seal Above 


Signature- 

OPTIONAL - 


Signature of Notary Public 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 

Description of Attached Document 


Title or Type orDooument:_ 

Document Date:__ 

Signer(s) Other Than Named Above>^.^ 

Capacity(ies) Claimed by Signer(s) 


Number of Pages;. 


Signer's Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 

Signer Is Representing:_ 


IRIGHTTHUMBPRINTI 
OF SIGNER 


Top of thumb here 


Slgri^'s Name:_ 

□ IndivTckt^ 

□ Corporate^OQIcer — Title(s):_ 

□ Partner — □ UrM^ □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 

Signer is Representing:_ 


I RIGHTTHUMBPRINT | 
OF SIGNER 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 
County of_ ^\(Xjk6 

On 1 - ^(] 14* before me, "[^LlA I- Pl,'.blU^ 

Date ' * -^vvc ' Here Insert l^ame and Title of 1m Officer 

personally appeared ^ . 'SlOCuJ^ _ 

Name(s) of Signer(s) 






RHONDA HUNT f 

Commission # 2048517 K 

Notary Pubiic • Caiifornia 1 

Solano County g 

M^_Conm^(gires^ec^j^01^ 


who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal. 


Place Notary Sea! Above 


Signature 

OPTIONAL - 



Signature of Notary Public 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 


Description of Attached Dip^ument 

Title or Type of Document: 


66^1 


Document Date:. 


Signer(s) Other Than Named Above: 


. Number of Pages:. 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name: __ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ - 

Signer Is Representing:_^_ 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s):. 



□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

n Other: 

RIGHTTHUWIBPRINT 
OF SIGNER 

Top of thumb here 

Top of thumb here 


Signer Is Representing: 
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